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BILL NO. S-77-01- 


SPECIAL ORDINANCE NO. 


S- /7-77 


AN ORDINANCE approViing a contract 
with Hipskind Asphalt Corporation 
for Resolution No. 5733-1976: 
Oxford Impact Area Year II. 


BE IT ORDAINED BY THE COJMON COUNCIL OF THE,CITY OF 
FORT WAYNE, INDIANA: 

SECTION 1. That the contract dated December 27, 
1976, between the City of Fort Wayne, by and through its Mayor 
and the Board of Public Works and Hipskind Asphalt Corporation, 
for: 


Resolution No. 5733-1976: Oxford Impact 
Area Year II - Improve and repair curbs, 
sidewalks, and catch basins in an area 
being bounded by the south side of McKee 
St. on the north, Oliver Street on the 
west, north side of Colerick Street on 
the south, and Holton Avenue on the east, 

for a total cost of $45,795.80, all as more particularly set 

forth in said contract which is on file in the Office of the Board 

of Public Works and is by reference incorporated herein, made a 

part hereof and is hereby in all things ratified, confirmed and 

approved. 


SECTION 2. This Ordinance shall be in full force 
and effect from and after its passage and approval by the Mayor. 









Read the first time in full and on motion by 


, seconded by 


and duly adopted, ^ad the second time by title and referred 


to the Committee on (a ji d t h^*- nit y Plan Commissio n for 

recom mendatinnY_and PnKTin . Hn . -arj.n.n- tn ~hp bold g f ter due lep-al n otice, at the Council 

Chamb ers, Citv-Coja rLt3z--Buildi ng- ' -R-art"--W - avn^ - ^- I ndi ai^^ _, the day 

of , igTST-aT" 




DATE: 






CITY CLERK 



seconded by 
PASSED by the following vote: 

AYES NAYS ABSTAINED 


and duly adopted, placed on its passage. 


TOTAL VOTES 




NUCKOLS 
SCHMIDT, D. 
SCHIMDT, V. 
STIER 
TALARICO 




-J- 


DATE: /'^cPS'- '/ ‘P' 


CITY CLERK 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, 
(ZONINe-M A - P > -f . O - ENERA - Dj —C-A^i^IEXATIQN) f SPECIAL) C :& RPROrRI A^ON^) 

19 ^. 


ORDINANCE C JIESDSMON) No ^7on the Cp^ day 

ATTEST: (.SEAL) 



CITY CLERK ^ 


RESIDING OFFICER 


Presented by m^ ’to the'Mayor of the City of Fort Wayne, Indiana, on the 
day of _, IQ"?^, at th^^^Xir of //■ ^ o'clock M . ,E , S .T 

CITY CLERK 

Approved and signed by me this day of 

at the hour of // 








































































































S-77-01-13 


Bill No. 


REPORT OF THE COMMITTEE ON PUBLIC WORKS _ 

We, your Committee on _ PUBLIC WORKS _ to whom was referred an Ordinance 

approving a contract with Hipskind Asphalt Corporation for Resolution No. 



5733-1976: Oxford Impact Area Year .11 

•* 



have had said Ordinance under consideration and beg leave to report back to the Common 


Council that said Ordinance 



































































































































































SUB.JECT TO COURCILf-TAJiiP APPROVAL 
Prelminary Meeting_ 


Ratification 


CONTMACTT 


®l|ia made and entered into this —day of- 




by and between.—r -.r-.- 


■-HIPSKIRD ASPHALT COSPORATIOW-' 


hereinafter called “Contractor” and the City of Fort Wayne, Indiana, a municipal corporation, herein¬ 
after called “City,” under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled “An Act Concerning^ Municipal Corporations,” approved March 6, 1905, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im- 

IJo- 3733 - 1976 •• Oxford Impact Area Year II - Improve and repair curbs, 
s idev?alks, and catch basins in an area being bounded by the soatli side of McKee 

St. on the north, Oliver Street on the west, north side of Colerick Street on the 


so uth, and H olton Avenue on the east- 




upon a foundation and with curbing as fully set out in the specifications hereinafter i-eferred to, in a 
good and workmanlike manner and'to the entire satisfaction of said City, in accordance with Improve¬ 
ment Resolution No. ^ following price per lineal foot___ 


at the following price's: 


Concrete Removal 

One dollar and twenty cents, 
per square yard 

1.20 

Sidewalk, Concrete 4 " 

One dollar and forty cents, 
per square foot 

i. 4 o 

Wlngwalk;. 6" Incl. Ramps 

One dollar and seventy cents, 
per square foot 

1.70 

Sidevralk, Concrete 6", For 
Drives 

One dollar and eighty cents, 
per square foot 

1.80 

Concrete Curb, Type III 

Six dollars, per lineal foot 

6.00 

Catch Basin, Type I w/Bell 

Five hundred dollars, each 

500.00 

Inlet, Type I 

Four hundred fifty dollars, each 

450.00 

Castings, Type C 

One hundred seventy-five dollars, 
each 

175.00 

Castings, Type A 

One hundred seventy five dollars, 
each 

175.00 

6" Recessed Concrete 

One dollar and eighty cents, 
per square yard 

1.80 

^:ot Asphalt Surface 2" (A-2) 

Forty dollars, per ton 

40.00 

Sa’^ri.ng 

Two dollars, per lineal foot 

2.00 

Backfill Material Behind C\arb 

Eigfit dollars, per ton 

8.00 

Fine Grading and Seeding 

One dollar, per square yard 

1.00 

CL IV 12" R.C.P. 

Twenty dollars, per lineal foot 

20.00 


The contractor will furnish iimediately a certificate from the Industrial Boa^ of 
the State of Indiana, that he has complied with Sections 5, 68 69 of the Worsen s 

Compensation Act, approved March l4 1929, in 

rnmnensation Act (Acts 1929, page 545, being Section 9459 of Burns Annotated 

“ol^e iv)! {L=k?n\oHH 4 Burns Annotated 1952 Revision - Volume VIII). 


A copy of General Ordinance Ho. G- 6 O- 66 , concerning discriminating in employment 
under municipal contracts, is attached and incorporated herein by reference. 




























GUARANTY BOND 


Irtoio All iiUn 514^3? p«B?nt5. That we-oo^io:"; 
_KIPSKIhlD ASPi-I/'TT CORPORATION- 


-Contractors 


as principal, and---...- -.-.-.- 

---TRINITY UNIVERSAL INSURANCE CO. OF DALLAS, TEX/vS- 


are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of_A- 

_____-forty five THOUSAiro, SEVEN HUNDRED NIInIETY-FIVE DOLLARS AND EIGHTY CENTS--- 

--- 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

The conditions of the above obligation are, that whereas the said_TA_L7-IlL ~ . ~ .,LPr-AlP-I- ~ .T. P .- T . r .- T -__-_-.; 

HIPSKIND ASPHALT CORPORATION-'- 


did on the-----day of-------- 

_____, enter into a contract with the City of Fort Wayne to construct a 

_____Pavement 

on Res, No. ‘ 573 3 - 19 76 : Oxford Impact Area Y ear II - Improve and repair 

sidevTaLks. and catch basins i n an area being botmded by the sout h side 
,o:r.I-l-Cle?_-AtreeY on the north, Oliver Street on the vrest, north side of Coler ick 
Street on the. sou_th., ..and..Holton Ave on the east. - 


--- - — - _ILA-.according to certain plans and specifications, and 

for a period of three years 

also warranting and guaranteeing the work./naterhl and condition of the pavement thereof as provided 

in aforesaid contract and specifications. Now -If the said..-nr_r.-7-“r.":-Y“Yir.."r-Z-r_ATir"lZJr_AI_IlI-- 

-HIP SK IND AS PHA LT CO RP ORATI ON-faithfully perform and fulfill all the require¬ 


ments of said warranty and guaranty, and make all repairs required under said gaiarantee, and in the 
manner provided for, then this bond to be null and void, otherwise to be m. full force and effect. 


WITNESS our hands and seals this_ 






Approved this. 




HIPSKIND ASPHALT CORPORATION 


- 2 ^ 


/>—" 

day 




.(SEAL) 

;^EAL) 

(SEAL) 


. / y 


.... 

__ 

/ Board of Public Works. 


TRINITY UNIVERSAL INSURANCE mrdPANY 















































































LIABILITY BOND 


iiCttam All Mttl preReStia, That 

_HIPSKII'II) ASPMLT CORPORATION- 


as principal, and—R.—---—-- 

TRIRITY UNIVERSAL INSURANCE CO. OF DALLAS, TEXAS- 


as surety, are held and firmly bound to the Cit}’’ of Fort Wayne, Indiana, in the sum of — ~LLL" — 

_FORTY FIVE THOUSAND, SEVEN HUTORED NINETY-FI VE DOLLARS AND EIGHTY CENTS- 

for the payment of which well and truly to be mad e we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by th ese presents. 


- -- ^<, 4 ^, 795 . 80 ^ 

The conditions of the above obligation are such, t hat if the above named party of the first part shall 


faithfully comply with the foregoing contract made and entered into the- 


day of_, with the City of Fort Wayne, Indiana, and shall faithfully fulfill 

all the conditions and stipulations therein containe d, except the warranty and guaranty of the pave¬ 
ment as to the workmanship, material and conditions for the period of three.(3) years, according to the 
true intent and meaning thereof in all respects, the n this obligation to be void," otherwise to be and re¬ 
main in full force and virtue in law and in the even t the said City shall extend the time for the comple¬ 
tion of said work, such extension shall not in anr^ way release the sureties on this bond. 


WITNESS our hands and seals this.. 


day 


ITS: . 


-.(SEAL) 




Approved this. 


_______(SEAL) 

< ^7 _ _da,.. 





IRINITY UNIVERSAL INSUKaNuL COLiPANY 


BY:_ 


(Attorney-in-! 


^ct) 


COMPLETED IN STREET ENGINEERING DEPART'ENT 
DECEl-SER 3, 1976 












































POWER OF ATTORMEY 





TERRENCE J, WARD - PORT WAYNE, INDIANA 


Any and all bonds unl3.raited as to amount and to be givsn for tho following 
purposes only, to-wltr Guaranteeing the fidelity of persons holding 
places of public or private trust; Guaranteeing the performance of contracts 
for public or private construction, including supply contracts; and all 
other bonds and undertakings required or perraitted in all actions or 
proceedings or by law required. 


PROVIDED, No authority is extended for the execution of Open Penalty Bonds, 

No authority is given to execute any bond wherein said attorney-in-fact 
appears as a party at interest either as principal or obligee. 



executed by i.s proper officer -doy ---19^ 



CERTIFIED COPY OF POWEGR OF ATTORNEY 
SEE CERTIFICATION 





















fllLE Oi OrSIriA^-’iCE special ordinance - contract of Hipskind As phalt Corp.- Res. 5733-1976 
JlER'"\RTTE(r REQUESTING ORDINANCE _ board of public works 


SYi'IOPSIS OF ORnirWICE Contract with Hipskind Asphalt Corporation In amount of 
$45,795.80 provides for repair of curbs, sidewalks and catch basins In the 

Oxford Impact Area II bounded by McKee Street, Oliver Street, Colerlck Street and 


Holton Avenue. 


This was the low of seven bids received. 


(SEE TABULATION ATTACHED') 


EFFECT OF PASSAGE aiio,. tor improvements in Community Development area at no cost 
to the property ovmers. 


EFFECT OF itti-RASSArf inability to provide improvements at lowest bid 


MTiEY INVOLVED (Direct costs. Expenditures, Savings) . Total cost to be pa id by 

-. Community Development & Planning from their allocated fund - $45,795.80 


ASSIGNED TO CQCTIDE ^ 









































